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riUNDARD FORM NO. 64 


f\rC A PP*PMf d For Release 2Q03/04/1^i u Cmtf!DP78-03991A000300010033-1 

Office Nlemofanaum • united stItes government 


TO Cliiex' ox* ix> gig ties DATE: jj, j anativ 

FROM .j tiz j uttu£Ll#0 X w OI- S txX*jL- tioii DxVxSXOli 

suBjECTs'fj e4 jj S j. j /jQtivi&j- Report 

* Items so marked are of possible interest to ADD/ A 

1. General i 

a. Preparation of Agency Regulations: (Continued item) 

^ No change - 17 Dec* 1953* 

*b. Pjeinbur s ercen t for administrative services, Headquarters, 

K Contlnned item) No change - 22 Oct, 


c. Rental Hates for 
5 Nov. 


(Continued item) No change 




2* Projects and studies in process: 
a* Construction aid utilities 


( 1 ) 


acceptance pending. 


] Comma:- (Continued item} Pinal 


(a) Newer Sys:ems Revisions;- Pinal acceptance 
made, Ac tion complete* 


(b) Diesel generator inatallatlon at 
lo charge - 7 Jan* 


« 2 ) 


(Continued I ten) 

(a) Fuilcirg construction contract: Deputy Civ* / 
Chief returned to Hdc* and is preparing e 
detailed ^encrt on the statue of the vjork. 

(b) Antenna and power line contract: 100$ complete, 
Action complete* 

(c) Construction of oarimeter fence: lOf comple .e* 
Tr airing:- (Continued item) No 


(3) Project 

charge -3 9 Ho /* 

(/) Project 


Training:- (Cortimue I item) 


(a) Final pay-r^ut for IE Contract:- Meeting witl. 
Contractor scheduled for 26 Jan* 

Jill * 
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